Regional Program 


CMAQ 


High Priority Projects 
STP /Boston MPO Earmark 
STP /Enhancement 


STP/Safety 


Federal-Aid Subtotal 
Non-Federal Aid 


Total Highway Funds 


Proposed FY 1999 TIP Adjustment 


Highway Program Only 


Program Summary, by Funding Category 


‘oO N U1 


ies) 


30 
46 


Federal Funds 


2,898,053 
796,247 
19,180,251 
5,163,155 
3,287,674 


31,325,380 
0 


$31,325,380 


Matching Funds 


1,048,480 
2,445,638 
4,795,062 
1,290,789 

821,919 


10,401,888 
89,696,618 


$100,098,506 


Total Funds 


3,946,533 
3,241,885 
23,975,313 
6,453,944 
4,109,593 


41,727,268 
89,696,618 


$131,423,886 


This summary does not include $960,000 in ISTEA Demonstration Funds, since such funding is provided 


outside the parameters of the TIP's financial constraint requirements. 


The Central Artery Project 


Bridge (On-System) 

High Priority Project 
Interstate Construction 
National Highway System 
STP/Statewide 
Appropriations Earmark 


a 


Primary /Urban (Deobligation) N/A 


Total Federal-Aid Program 


Bond Anticipation Notes 

Grant Anticipation Notes 

State General Obligation Bonds 
Third-Party Contributions 


nl 


Total Non-Federal Aid Program 4 


Total FY 2000 Artery Program 10 


91,273,770 
9,355,000 
44,186,398 
70,249,005 
152,221,925 
30,447,439 
-315,952 


$397,417,585 


ooo °o 


$0 


$397,417,585 


22,818,443 
2,338,750 
4,909,600 

17,562,251 

38,055,481 

0 
-24,036 


$85,660,489 
12,374,726 
268,508,194 
140,186,040 
43,175,010 


$464,243,970 


$549,904,459 


114,092,213 
11,693,750 
49,095,998 
87,811,256 

190,277,406 
30,447,439 

-339,988 


$483,078,074 
12,374,726 
268,508,194 
140,186,040 
43,175,010 


$464,243,970 


$947,322,044 


Proposed FY 1999 TIP Adjustment 
Highway Program Only 


Program Summary, by TIP Subcommittee 


"Local" Federal-Aid 23 16,008,959 4,099,290 
"Local" Non-Federal Aid 11 0 26,114,386 
Local TIP Subcommittee Total 32 $16,008,959 $30,213,676 


20,108,249 
26,114,386 


$46,222,635 


This listing does not include funds programmed outside of the $40 million Local Subcommittee Target: 


$408,480 in matching funds for second-year and third-year shuttle projects, which are provided by the 


local sponsor. 


Federal-Aid Highway Projects 4 6,271,000 1,567,750 
Flexible Funded Projects 2 9,045,421 0 
NFA Highway Projects 33 0 63,582,232 
State TIP Subcommittee Total 39 $15,316,421 $65,149,982 


7,838,750 
9,045,422 
63,582,232 


$80,466,404 


This listing does not include: $4,326,368 in matching funds for flexible funded projects, which are 


provided by the funding recipient. 


Statewide Program 


Bridge 1 2,000,000 500,000 
CMAQ 2 2,240,000 560,000 
Interstate Maintenance 1 9,000,000 1,000,000 
STP /Enhancement 1 1,500,000 375,000 
STP /Safety 2 2,600,000 650,000 
STP /Statewide 1 3,200,000 800,000 
Total FY 2000 Statewide Progran 8 $20,540,000 $3,885,000 


2,900,000 
2,800,000 
10,000,000 
1,875,000 
3,250,000 
4,000,000 


$24,425,000 


The Statewide Programs are included in regional TIPs for information purposes only. These funds are 


allocated on a statewide basis across regional boundaries. 


Proposed FY 1999 TIP Adjustment 
Highway Program Only 


Arlington Rte. 2 Bridge 600462 
Replace the Route 2 Bridge (A-10-11) over the Minuteman Bikeway. 





Funding Program: Non-Federal Aid Heannal mands: 0 
Air Quality Status: Exempt 

: ; . State Funds: 3,195,000 
Programming Authority: State Subcommittee Total Funds: $3, 195,000 
Current Condition: Structurally Deficient : eens 


Changes proposed by this TIP Adjustment: None 


Arlington to Boston Bicycle Facility 180700 


Acquire the Watertown Branch right-of-way to connect the Minuteman Bike Path, from Arlington 
through Cambridge and Watertown, to the Dr. Paul Dudley White Bike Path in Boston. The funds 
programmed here are left over from the 1990 Intermodal Surface Transportation Act (ISTEA). 


Funding Program: Demonstration Program 
Air Quality Status: Exempt 
Programming Authority: State Subcommittee 


Federal Funds: 960,000 


State Funds: 240,000 
Total Funds: $1,200,000 





Changes proposed by this TIP Adjustment: None 


Bellingham Rte. 140 (Mechanic St.)-Maple & S. Maple Sts. 602106 
Improve the intersection of Route 140 (Mechanic Street) and Maple and South Maple Streets. 


Funding Program: Non-Federal Aid 
Air Quality Status: Exempt 
Programming Authority: Local Subcommittee 


Federal Funds: 0 
State Funds: 512,826 
Total Funds: $512,826 





Changes proposed by this TIP Adjustment: None 


Beverly & Danvers Rte. 62 (Elliott St.) 601072 


Reconstruct Route 62 (Elliott Street) from the Danvers city line to McKay Street. This project includes 
drainage improvements along Route 62 in Beverly and in Danvers. 


Funding Program: Non-Federal Aid 
Air Quality Status: Exempt 
Programming Authority: Local Subcommittee 


Federal Funds: 0 


State Funds: 3,665,901 
Total Funds: $3,665,901 





Changes proposed by this TIP Adjustment: None 


Proposed FY 1999 TIP Adjustment 
Highway Program Only 


Boston American Legion Highway Bridge 600944. 
Reconstruct the American Legion Highway Bridge (B-16-217) over Route 203 (Morton Street). 





Funding Program: Non-Federal Aid Peace mands 0 
Air Quality Status: Exempt 

: ; . State Funds: 1,375,998 
Programming Authority: State Subcommittee Total Funds: $1,375,998 
Current Condition: Structurally Deficient : hee 


Changes proposed by this TIP Adjustment: None 


Boston Babson St. Bridge 003726 
Replace the Babson Street Bridge (B-16-164) over AMTRAK and the MBTA. 





Funding Program: Non-Federal Aid Redeeal Pande 0 
Air Quality Status: Exempt 

: ; : State Funds: 1,386,304 
Programming Authority: State Subcommittee Total bande: $1,386,304 
Current Condition: Structurally Deficient : Ss 


Changes proposed by this TIP Adjustment: None 


Boston CANA Tunnel, Dewey Sq. Tunnel, and I-93 HOV Lane 602044 


Perform preventative maintenance and emergency repairs on the Central Artery North Area Tunnel, the 
Dewey Square Tunnel, and the Interstate 93 HOV Lane. 


Funding Program: Non-Federal Aid 
Air Quality Status: Exempt 
Programming Authority: State Subcommittee 


Federal Funds: 0 
State Funds: 437,007 


Total Funds: $437,007 





Changes proposed by this TIP Adjustment: None 


Boston Central Artery/Ted Williams Tunnel 195001 


Fund various contracts associated with the continuing reconstruction of the Artery. In FY 1999, the state 
expects to execute $274.0 million in multi-year advanced construction contracts (federal-aid only) for the 
Central Artery. 

The state’s federal-aid Artery commitments for FY 1999 (including the deobligation of approximately 
$0.3 million in Primary /Urban funds) total $397.4 million: $223.9 million for payments on advanced 
construction contracts, of which approximately $50.8 million will be funded with Bridge funds; and 
$173.5 million for payments on other contracts, of which approximately $40.5 million will be funded 
with Bridge funds. 


Funding Program: Bridge (On-System) 
Air Quality Status: Model 
Programming Authority: State Subcommittee 


Federal Funds: 91,273,770 


State Funds: 22,818,443 
Total Funds:  $114,092,213 





Changes proposed by this TIP Adjustment: None 


Proposed FY 1999 TIP Adjustment 
Highway Program Only 


Boston Central Artery/Ted Williams Tunnel 195001 


Fund various contracts associated with the continuing reconstruction of the Artery. In FY 1999, the state 
expects to execute $274.0 million in multi-year advanced construction contracts (federal-aid only) for the 
Central Artery. 

The state’s federal-aid Artery commitments for FY 1999 (including the deobligation of approximately 
$0.3 million in Primary / Urban funds) total $397.4 million: $223.9 million for payments on advanced 
construction contracts, of which approximately $8.3 million will be funded with State High Priority 
Project funds; and $173.5 million for payments on other contracts, of which approximately $1.1 million 
will be funded with State High Priority Project funds. 


Funding Program: High Priority Project 
Air Quality Status: Model 
Programming Authority: State Subcommittee 


Federal Funds: 9,355,000 
State Funds: 2,338,750 


Total Funds: $11,693,750 





Changes proposed by this TIP Adjustment: None 


Boston Central Artery/Ted Williams Tunnel 195001 


Fund various contracts associated with the continuing reconstruction of the Artery. In FY 1999, the state 
expects to execute $274.0 million in multi-year advanced construction contracts (federal-aid only) for the 
Central Artery. 

The state’s federal-aid Artery commitments for FY 1999 (including the deobligation of approximately 
$0.3 million in Primary /Urban funds) total $397.4 million: $223.9 million for payments on advanced 
construction contracts, of which approximately $36.0 million will be funded with Interstate Construction 
funds; and $173.5 million for payments on other contracts, of which approximately $8.2 million will be 
funded with Interstate Construction funds. 


Funding Program: Interstate Construction 
Air Quality Status: Model 
Programming Authority: State Subcommittee 


Federal Funds: 44,186,398 
State Funds: 4,909,600 


Total Funds: $49,095,998 





Changes proposed by this TIP Adjustment: None 


Boston Central Artery/Ted Williams Tunnel 195001 


Fund various contracts associated with the continuing reconstruction of the Artery. In FY 1999, the state 
expects to execute $274.0 million in multi-year advanced construction contracts (federal-aid only) for the 
Central Artery. 

The state’s federal-aid Artery commitments for FY 1999 (including the deobligation of approximately 
$0.3 million in Primary /Urban funds) total $397.4 million: $223.9 million for payments on advanced 
construction contracts, of which approximately $39.1 million will be funded with NHS funds; and $173.5 
million for payments on other contracts, of which approximately $31.2 million will be funded with NHS 
funds. 


Funding Program: National Highway System 
Air Quality Status: Model 
Programming Authority: State Subcommittee 


Federal Funds: 70,249,005 
State Funds: 17,562,251 


Total Funds: $87,811,256 





Changes proposed by this TIP Adjustment: None 


Proposed FY 1999 TIP Adjustment 
Highway Program Only 


Boston Central Artery/Ted Williams Tunnel 195001 


Fund various contracts associated with the continuing reconstruction of the Artery. In FY 1999, the state 
expects to execute $274.0 million in multi-year advanced construction contracts (federal-aid only) for the 
Central Artery. 

The state’s federal-aid Artery commitments for FY 1999 (including the deobligation of approximately 
$0.3 million in Primary /Urban funds) total $397.4 million: $223.9 million for payments on advanced 
construction contracts, of which approximately $59.4 million will be funded with STP funds; and $173.5 
million for payments on other contracts, of which approximately $92.9 million will be funded with STP 
funds. 


Funding Program: STP /Statewide 
Air Quality Status: Model 
Programming Authority: State Subcommittee 


Federal Funds: 152,221,925 
State Funds: 38,055,481 


Total Funds: $190,277,406 





Changes proposed by this TIP Adjustment: None 


Boston Central Artery/Ted Williams Tunnel 195001 


Fund various contracts associated with the continuing reconstruction of the Artery. In FY 1999, the state 
expects to execute $274.0 million in multi-year advanced construction contracts (federal-aid only) for the 
Central Artery. 

The state’s federal-aid Artery commitments for FY 1999 (including the deobligation of approximately 
$0.3 million in Primary /Urban funds) total $397.4 million: $223.9 million for payments on advanced 
construction contracts, of which approximately $30.4 million will be funded with Earmark funds; and 
$173.5 million for payments on other contracts, none of which will be funded with Earmark funds. 


Funding Program: Transportation Appropriations Earmark 
Air Quality Status: Model 
Programming Authority: State Subcommittee 


Federal Funds: 30,447,439 


State Funds: 0 
Total Funds: $30,447,439 





Changes proposed by this TIP Adjustment: None 


Boston Central Artery/Ted Williams Tunnel 195001 


Fund various contracts associated with the continuing reconstruction of the Artery. Bond Anticipation 
Notes are a type of “bridge-the-gap” funding, used to meet the cash-flow needs of the project during the 
peak construction schedule. Short-term bonds will be issued, pledging the proceeds of future third-party 
bonds. 


Funding Program: Bond Anticipation Notes 
Air Quality Status: Model 
Programming Authority: State Subcommittee 


Federal Funds: 0 
State Funds: 12,374,726 


Total Funds: $12,374,726 





Changes proposed by this TIP Adjustment: None 


Proposed FY 1999 TIP Adjustment 
Highway Program Only 


Boston Central Artery/Ted Williams Tunnel 195001 


Fund various contracts associated with the continuing reconstruction of the Artery. Grant Anticipation 
Notes are a type of “bridge-the-gap” funding, used to meet the cash-flow needs of the project during the 
peak construction schedule. Short-term bonds will be issued, pledging future federal-aid highway funds. 


Funding Program: Grant Anticipation Notes 
Air Quality Status: Model 
Programming Authority: State Subcommittee 


Federal Funds: 0 
State Funds: 268,508,194 


Total Funds: $268,508,194 





Changes proposed by this TIP Adjustment: None 


Boston Central Artery/Ted Williams Tunnel 195001 


Fund various contracts associated with the continuing reconstruction of the Artery. These funds are in 
addition to the state matching funds programmed elsewhere for the Artery. 


Funding Program: State General Obligation Bonds 
Air Quality Status: Model 
Programming Authority: State Subcommittee 


Federal Funds: 0 
State Funds: 140,186,040 
Total Funds: $140,186,040 





Changes proposed by this TIP Adjustment: None 


Boston Central Artery/Ted Williams Tunnel 195001 


Fund various contracts associated with the continuing reconstruction of the Artery. These funds will be 
provided by the Massachusetts Turnpike Authority. 


Funding Program: Third-Party Contribution 
Air Quality Status: Model 
Programming Authority: State Subcommittee 


Federal Funds: 0 
State Funds: 43,175,010 


Total Funds: $43,175,010 





Changes proposed by this TIP Adjustment: None 


Boston Charles St. Station N/A 


Design and perform environmental work associated with design for the reconstruction of the Charles 
Street Station to make accessibility improvements pursuant to the MBTA’s Key Station Plan. This project 
will use a combination of federal highway funds and MBTA bond funds. The federal funds programmed 
this year include: $297,990 of High Priority Project funding carried forward from FY 1998 and $450,000 of 
High Priority Project funding from FY 1999. Additional High Priority Project funding will be provided 
for this project in fiscal years 2000, 2001, 2002, and 2003. Such funds will be flexed to the Federal Transit 
Administration to be used to pay back some of the MBTA funding dedicated to the project during this 
fiscal year. 


Funding Program: High Priority Project (See Text for Details) 
Air Quality Status: Exempt 
Programming Authority: State Subcommittee 


Federal Funds: 747,990 
State Funds: 2,252,010 


Total Funds: $3,000,000 





Changes proposed by this TIP Adjustment: None 


Proposed FY 1999 TIP Adjustment 
Highway Program Only 


Boston East Boston Greenway, Phase 2 602933 


Undertake the second phase of the construction of the East Boston Greenway. Work on this project will 
include the installation of: street lighting, decorative fencing, interpretive elements, and landscaping. 
In addition, an old railroad caboose will be refurbished as part of this phase. 


Funding Program: STP/Enhancement 
Air Quality Status: Exempt 
Programming Authority: Local Subcommittee 


Federal Funds: 452,000 


Matching Funds: 113,000 
Total Funds: $565,000 





Changes proposed by this TIP Adjustment: Program in the FY 1999 Element (previously carried in 
Appendix A as an eligible enhancement project) 


Boston Eastie Express Shuttle N/A 


Provide second-year funding to the Eastie Express, operated by the Logan Airport TMA and serving East 
Boston. The matching funds shown here will be provided by the project sponsor. 


Funding Program: CMAQ 
Air Quality Status: Off-Model 
Programming Authority: Local Subcommittee 


Federal Funds: 128,053 


Matching Funds: 54,880 
Total Funds: $182,933 





Changes proposed by this TIP Adjustment: None 


Boston Merrimac St. 601508 
Reconstruct Merrimac Street from Sudbury Street to Staniford Street. 


Funding Program: STP/Boston MPO Earmark 
Air Quality Status: Exempt 
Programming Authority: Local Subcommittee 


Federal Funds: 1,200,000 


State Funds: 300,000 
Total Funds: $1,500,000 





Changes proposed by this TIP Adjustment: Reduce programmed costs from $2,000,000 and change the 
funding category from Non-Federal Aid to STP/Boston MPO Earmark 


Boston South St. Footpath, Phase 2 602936 


Construct a 2000-foot pedestrian pathway between the Forest Hills Orange Line stop and the South 
Street gateway to the Arnold Arboretum. Work on this project will include the construction and 
landscaping of a 12-foot wide path with a finished surface of compacted clay and small stones. 


Funding Program: STP/Enhancement 
Air Quality Status: Exempt 
Programming Authority: Local Subcommittee 


Federal Funds: 364,800 


State Funds: 91,200 
Total Funds: $456,000 





Changes proposed by this TIP Adjustment: Program in the FY 1999 Element (previously carried in 
Appendix A as an eligible enhancement project) 


Proposed FY 1999 TIP Adjustment 
Highway Program Only 


Boston Washington St., Phase 5 138610 
Reconstruct Washington Street from Dudley Street to Avenue De Lafayette (Downtown Crossing). 


Funding Program: Non-Federal Aid 
Air Quality Status: Exempt 
Programming Authority: State Subcommittee 


Federal Funds: 0 
State Funds: 12,000,000 


Total Funds: $12,000,000 





Changes proposed by this TIP Adjustment: None 


Boston & Milton Adams St. Bridge 602850 
Demolish the Adams Street Bridge (B-16-3 = M-25-2) over the Neponset River. 


Funding Program: Non-Federal Aid pederal Pande: 0 
Air Quality Status: Exempt 

: : ; State Funds: 351,175 
Programming Authority: State Subcommittee Total Bandé $351,175 
Current Condition: Structurally Deficient ; : 





Changes proposed by this TIP Adjustment: None 


Boston & Milton Adams St. Bridge 000600 
Replace the Adams Street Bridge (B-16-3 = M-25-2) over the Neponset River. 
Funding Program: Non-Federal Aid 


Air Quality Status: Exempt sere oes 
: ; : State Funds: 1,700,000 

Programming Authority: State Subcommittee Total Funds: $1,700,000 

Current Condition: Demolished : oes 





Changes proposed by this TIP Adjustment: None 


Boston Region Essex County Unified Signage System, Phase 2 N/A 


Install historic guide-signs in Essex County. This is phase 2 of an ongoing multi-regional (Boston & 
Merrimack Valley) enhancement project. Phase 1 of the project was funded in FY 1996, using enhancement 
funds. Phase 2 has been designated as a High Priority Project under TEA 21. Pursuant to an agreement 
between the affected Regional Planning Agencies, 34% of HPP funding is programmed in the Merrimack 
Valley TIP, while 64% is programmed in the Boston TIP. The federal funds programmed this year 
include: $19,225 of High Priority Project funding carried forward from FY 1998 and $29,032 of High 
Priority Project funding from FY 1999. Additional High Priority Project funding will be provided for this 
project in fiscal years 2000, 2001, 2002, and 2003. Such funds will be used to pay back some of the state 
funding dedicated to the project during this fiscal year. 


Funding Program: High Priority Project (See Text for Details) 
Air Quality Status: Exempt 
Programming Authority: Local Subcommittee 


Federal Funds: 48,257 


State Funds: 193,628 
Total Funds: $241,885 





Changes proposed by this TIP Adjustment: None 


Proposed FY 1999 TIP Adjustment 
Highway Program Only 


Boston Region MBTA Parking Program N/A 


Increase the parking capacity at various MBTA transit and commuter rail stations. A listing of the 
parking projects that are eligible for flexible funding is provided in Appendix E. 


Funding Program: STP/Boston MPO Earmark (Flexed to 5307) 
Air Quality Status: Off-Model 
Programming Authority: State Subcommittee 


Federal Funds: 8,297,431 


State Funds: 2,074,358 
Total Funds: $10,371,789 





Changes proposed by this TIP Adjustment: None 


Boston Region Metropolitan Boston ATIS Operating Costs Unknown 


Fund the operating costs of providing real-time traveler information via an Advanced Traveler 
Information System. 


Funding Program: STP/Boston MPO Earmark 
Air Quality Status: Exempt 
Programming Authority: State Subcommittee 


Federal Funds: 351,000 
State Funds: 87,750 
Total Funds: $438,750 





Changes proposed by this TIP Adjustment: Reduce programmed funds from $1,500,000 to reflect the 
actual obligation of funds in FY 1999 


Boston Region Motorist Assistance Program Unknown 
Fund the operating costs of the regional motorist assistance program. 


Funding Program: Non-Federal Aid 
Air Quality Status: Exempt 
Programming Authority: State Subcommittee 


Federal Funds: 0 
State Funds: 2,500,000 
Total Funds: $2,500,000 





Changes proposed by this TIP Adjustment: None 


Boston Region Southeast Expressway HOV Lane Unknown 
Fund the operating expense of the high-occupancy-vehicle (HOV) lane on the Southeast Expressway. 


Funding Program: Non-Federal Aid 
Air Quality Status: Model 
Programming Authority: State Subcommittee 


Federal Funds: 0 


State Funds: 650,000 
Total Funds: $650,000 





Changes proposed by this TIP Adjustment: None 
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Proposed FY 1999 TIP Adjustment 
Highway Program Only 


Boston Region TMA Programs Unknown 


Provide financial assistance for the formation of new Transportation Management Associations or the 
implementation of new initiatives by existing TMAs. 


Funding Program: CMAQ 
Air Quality Status: Off-Model 
Programming Authority: Local Subcommittee 


Federal Funds: 560,000 
State Funds: 140,000 


Total Funds: $700,000 





Changes proposed by this TIP Adjustment: Reduce programmed funds from $738,641 to reflect the 
actual obligation of funds in FY 1999 


Cambridge Alewife/Fresh Pond Corridor N/A 


Construct a pedestrian and bicycle connection across Concord Avenue to the Fresh Pond Reservation. Work 
on this project will include: landscaping improvements and the installation of historic lighting on the 
west side of Fresh Pond Parkway and on Fresh Pond Parkway connecting to Huron Avenue; the construction 
of sidewalks with granite curbs, landscaping enhancements, and historic lighting on the east side of 
Fresh Pond Parkway; and improvements to the bicycle/ pedestrian path connecting Kingsley Park Bridge 
with Huron Avenue. 


Funding Program: STP/Enhancement 
Air Quality Status: Exempt 
Programming Authority: Local Subcommittee 


Federal Funds: 1,256,000 
State Funds: 314,000 


Total Funds: $1,570,000 





Changes proposed by this TIP Adjustment: Program in the FY 1999 Element (previously carried in 
Appendix A as an eligible enhancement project); funding for this project has been obligated 


Cambridge Massachusetts Ave. 600300 


Reconstruct Massachusetts Avenue from Lafayette Square to Memorial Drive, and perform related work 
(e.g., install signals, improve intersections). 


Funding Program: Non-Federal Aid 
Air Quality Status: Model 
Programming Authority: State Subcommittee 


Federal Funds: 0 
State Funds: 3,500,000 


Total Funds: $3,500,000 





Changes proposed by this TIP Adjustment: None 


Canton I-95/Dedham St. 602710 
Construct ramps at the intersection of Interstate 95 and Dedham Street. 


Funding Program: Non-Federal Aid 
Air Quality Status: Exempt 
Programming Authority: State Subcommittee 


Federal Funds: 0 
State Funds: $500,000 


Total Funds: $500,000 





Changes proposed by this TIP Adjustment: Change the funding program from Interstate Maintenance to 
Non-Federal Aid 
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Proposed FY 1999 TIP Adjustment 
Highway Program Only 


Canton Rte. 138 (Washington St.) 602475 


Reconstruct Route 138 (Washington Street) from the Route 128 interchange to Blue Hill River Road. Also, 
increase the capacity of the intersection at Route 138 and Blue Hill River Road/Royall Street and at 
Route 138 and Instron Drive. This project includes the widening of Route 138 within the project limits, the 
widening of Blue Hill River Road and Royall Street to enhance intersection capacity, the construction of 
sidewalks, the addition of bike lanes, and various traffic operations improvements. 


Funding Program: Non-Federal Aid 
Air Quality Status: Model 
Programming Authority: State Subcommittee 


Federal Funds: 0 


State Funds: 1,500,000 
Total Funds: $1,500,000 





Changes proposed by this TIP Adjustment: None 


Cohasset & Hingham Rte. 228 600412 
Resurface Route 228 from Route 53 to the junction of the Hull and Cohasett town lines. 


Funding Program: Non-Federal Aid 
Air Quality Status: Exempt 
Programming Authority: Local Subcommittee 


Federal Funds: 0 
State Funds: 4,600,000 
Total Funds: $4,600,000 





Changes proposed by this TIP Adjustment: Increase programmed costs from $4,000,000 


Danvers Pine St. 600222 
Reconstruct Pine Street from Maple Street to Sylvan Street. 


Funding Program: Non-Federal Aid 
Air Quality Status: Exempt 
Programming Authority: Local Subcommittee 


Federal Funds: 0 
State Funds: 1,920,458 
Total Funds: $1,920,458 





Changes proposed by this TIP Adjustment: Reduce programmed costs from $2,112,500 


Dedham East St. 601074 
Reconstruct East Street from the Westwood town line to Sprague Street (Endicott Circle). 


Funding Program: Non-Federal Aid 
Air Quality Status: Exempt 
Programming Authority: Local Subcommittee 


Federal Funds: 0 
State Funds: 1,861,394 


Total Funds: $1,861,394 





Changes proposed by this TIP Adjustment: Increase programmed costs from $1,500,000 
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Proposed FY 1999 TIP Adjustment 
Highway Program Only 


Duxbury Rte. 14 (Congress St.)-Lincoln St. St. 600469 
Install signals at the intersection of Route 14 (Congress Street) and Lincoln Street. 


Funding Program: STP/Boston MPO Earmark 
Air Quality Status: Exempt 
Programming Authority: Local Subcommittee 


Federal Funds: 240,000 
State Funds: 60,000 


Total Funds: $300,000 





Changes proposed by this TIP Adjustment: Advance into FY 1999 from FY 2000 and change the funding 
category from Non-Federal Aid to STP/Boston MPO Earmark 


Everett Rte. 99 (Broadway) 601580 
Reconstruct Route 99 (Broadway) from Sweester Circle to Second Street. 


Funding Program: Non-Federal Aid 
Air Quality Status: Exempt 
Programming Authority: State Subcommittee 


Federal Funds: 0 
State Funds: 600,000 
Total Funds: $600,000 





Changes proposed by this TIP Adjustment: None 


Everett Tileston St. Bridge 133917 
Rehabilitate the Tileston Street Bridge (E-12-3) over the B&M Railroad. 
Funding Program: Non-Federal Aid 





Air Quality Status: Exempt Fede al rungs: 
; : ; State Funds: 429,000 

Programming Authority: State Subcommittee Tial Bands: $429,000 

Current Condition: Structurally Deficient ; é 


Changes proposed by this TIP Adjustment: None 


Framingham Downtown Streetscape, Phase 2 N/A 


Continue the construction of streetscape enhancements in downtown Framingham. Work on this project 
will include: the construction of brick crosswalks at six intersections, including the installation of lighted 
pedestrian bollards next to the crosswalks; the installation of two intermodal information kiosks; the 
placement of two “You are here” signs; the installation of eight decorative light fixture at the Common; 
and the creation of a plan to redesign the Common. 


Funding Program: STP/Enhancement 
Air Quality Status: Exempt 
Programming Authority: Local Subcommittee 


Federal Funds: 94,720 
State Funds: 23,680 


Total Funds: $118,400 





Changes proposed by this TIP Adjustment: Program in the FY 1999 Element (previously carried in 
Appendix A as an eligible enhancement project); funding for this project has been obligated 
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Proposed FY 1999 TIP Adjustment 
Highway Program Only 


Framingham Rte. 135 (Waverly St.) 600577 


Reconstruct Route 135 (Waverly Street) from the Ashland town line to the Natick town line. This project 
includes safety work on several railroad / highway grade crossings at a cost of $$1,161,593. 


Funding Program: STP/Boston MPO Earmark & STP/Safety 
Air Quality Status: Exempt 
Programming Authority: Local Subcommittee 


Federal Funds: 4,129,274 


State Funds: 1,032,318 
Total Funds: $5,161,592 





Changes proposed by this TIP Adjustment: Change the funding category from Non-Federal Aid to 
STP/Boston MPO Earmark & STP/Safety 


Framingham Warren Rd./Dennison Ave. 601311 
Reconstruct and reclaim Warren Road /Dennison Avenue. 


Funding Program: Non-Federal Aid 
Air Quality Status: Exempt 
Programming Authority: Local Subcommittee 


Federal Funds: 0 


State Funds: 1,500,000 
Total Funds: $1,500,000 





Changes proposed by this TIP Adjustment: Advance into FY 1999 from FY 2000 and increase 
programmed costs from $700,000 


Franklin Pond & Old West Central Sts. 600980 


Reconstruct Pond Street from the Medway town line to Old West Central Street; Old West Central St. 
from Pond St. to Route 140; and the connector road from Old West Central St. to Rte. 140. Work includes 
widening the roadway & signalizing 3 intersections. In addition to the costs shown here, the project as 
currently designed includes approximately $1.4 million in drainage costs that are solely the 
responsibility of the town. 


Funding Program: Non-Federal Aid 
Air Quality Status: Exempt 
Programming Authority: Local Subcommittee 


Federal Funds: 0 


State Funds: 6,970,791 
Total Funds: $6,970,791 





Changes proposed by this TIP Adjustment: Advance into FY 1999 from FY 2000 


Hingham Rte. 3A Bridge 600964 
Reconstruct the Route 3A (Justice Cushing Way) Bridge (H-15-5) over EOTC and MBTA right-of-way. 





Funding Program: Non-Federal Aid Ado val Bands 0 
Air Quality Status: Exempt 

: : . State Funds: 737,000 
Programming Authority: State Subcommittee Toleandé $737,000 
Current Condition: Structurally Deficient ; d 


Changes proposed by this TIP Adjustment: None 
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Proposed FY 1999 TIP Adjustment 
Highway Program Only 


Hopkinton W. Main St. Intersection Improvements 601092 


Improve the intersection of: West Main Street and Lumber Street and High Street; West Main Street and 
South Street; and West Main Street and the Interstate 495 ramps. 


Funding Program: STP/Boston MPO Earmark 
Air Quality Status: Exempt 
Programming Authority: Local Subcommittee 


Federal Funds: 1,730,194 


State Funds: 432,549 
Total Funds: $2,162,743 





Changes proposed by this TIP Adjustment: Increase programmed costs from $1,578,161 and change the 
funding category from Non-Federal Aid to STP/Boston MPO Earmark 


Hudson, Maynard, Stow & Acton Assabet River Rail Trail N/A 


Acquire right-of-way in Hudson, Maynard, Stow, and Acton for the Assabet River Rail Trail connecting 
Acton to Marlborough. The right-of-way is currently owned by the MBTA, but is no longer active and 
somewhat isolated due to previous sales of connecting parcels. 


Funding Program: STP/Enhancement 
Air Quality Status: Exempt 
Programming Authority: Local Subcommittee 


Federal Funds: 534,400 
State Funds: 133,600 


Total Funds: $668,000 





Changes proposed by this TIP Adjustment: Program in the FY 1999 Element (previously carried in 
Appendix A as an eligible enhancement project) 


Hudson & Marlborough Assabet River Rail Trail N/A 


Fund additional design costs associated with designing the Hudson to Marlborough section of the Assabet 
River Rail Trail connecting Acton to Marlborough. 


Funding Program: STP/Enhancement 
Air Quality Status: Exempt 
Programming Authority: Local Subcommittee 


Federal Funds: 177,372 
State Funds: 44,343 


Total Funds: $221,715 





Changes proposed by this TIP Adjustment: Program in the FY 1999 Element; this funding is for a cost 
increase occurring after the obligation of previous funding 


Hull Pemberton Pier N/A 


Make enhancement improvements in the area of Pemberton Pier, from the Town Way to the Coast Guard 
Boathouse. Work on this project will include the installation of: landscaping, pedestrian walkways, 
bicycle racks, and picnic kiosks. 


Funding Program: STP/Enhancement 
Air Quality Status: Exempt 
Programming Authority: Local Subcommittee 


Federal Funds: 503,200 


State Funds: 125,800 
Total Funds: $629,000 





Changes proposed by this TIP Adjustment: Program in the FY 1999 Element (previously carried in 
Appendix A as an eligible enhancement project) 
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Proposed FY 1999 TIP Adjustment 
Highway Program Only 


Lexington Depot Square @ Emory Park 602353 


Provide landscaping and other scenic enhancements at Depot Square, which serves as a meeting place of a 
bikeway, buses, taxis and local minibus service. 


Funding Program: STP/ Enhancement 
Air Quality Status: Exempt 
Programming Authority: Local Subcommittee 


Federal Funds: 291,726 
State Funds: 72,932 


Total Funds: $364,658 





Changes proposed by this TIP Adjustment: Program in the FY 1999 Element (previously carried in 
Appendix A as an eligible enhancement project) 


Lynnfield & Wakefield I-95 (Rte. 128) 602144 
Resurface a section of Interstate 95 (Route 128), and perform related work. 


Funding Program: Non-Federal Aid 
Air Quality Status: Exempt 
Programming Authority: State Subcommittee 


Federal Funds: 0 


State Funds: 1,500,000 
Total Funds: $1,500,000 





Changes proposed by this TIP Adjustment: Change the funding program from Interstate Maintenance to 
Non-Federal Aid 


Marblehead, Salem & Swampscott Vinnin Sq. 601520 


Make safety improvements at Vinnin Square (Route 1A, Swampscott Mall Road, Salem Street 
[Swampscott], Vinnin Street [Marblehead], and Loring Avenue [Salem]). 


Funding Program: STP /Safety 
Air Quality Status: Exempt 
Programming Authority: Local Subcommittee 


Federal Funds: 800,000 
State Funds: 200,000 


Total Funds: $1,000,000 





Changes proposed by this TIP Adjustment: Change the funding category from Non-Federal Aid to 
STP/Safety 


Marlborough Rte. 20 (Boston Post Rd.) 601133 


Widen and resurface Route 20 (Boston Post Road) from the Northborough town line to Felton Street 
[approximately 7500 feet]. 


Funding Program: Non-Federal Aid 
Air Quality Status: Model 
Programming Authority: State Subcommittee 


Federal Funds: 0 


State Funds: 3,500,000 
Total Funds: $3,500,000 





Changes proposed by this TIP Adjustment: None 
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Proposed FY 1999 TIP Adjustment 
Highway Program Only 


Marshfield & Scituate Rte. 3A Bridge 110200 
Replace the Route 3A Bridge (M-7-2 = S-7-2) over the North River. 





Funding Program: Non-Federal Aid Beane mands: 0 
Air Quality Status: Exempt 

: : . State Funds: 5,799,740 
Programming Authority: State Subcommittee Total Funds: $5,799,740 
Current Condition: Structurally Deficient : eels 


Changes proposed by this TIP Adjustment: None 


Maynard & Stow White Pond Rd. Bridge 601946 
Replace the White Pond Road Bridge (M-10-1 = S-29-8) over the Assabet River. 





Funding Program: Non-Federal Aid Pedepal Pande: 0 
Air Quality Status: Exempt 

: ; . State Funds: 617,000 
Programming Authority: State Subcommittee Total funds: $617,000 
Current Condition: Structurally Deficient : : 


Changes proposed by this TIP Adjustment: None 


Medford Boston Ave.-College Ave. 602841 


Improve the intersection of Boston Avenue and College Avenue. Work on this project will include 
improving the geometrics of the intersection, upgrading of the signalization, and making pedestrian 
improvements. 


Funding Program: Non-Federal Aid 
Air Quality Status: Exempt 
Programming Authority: State Subcommittee 


Federal Funds: 


Changes proposed by this TIP Adjustment: None 


Medford Park St.-Salem St. 602263 


Improve the intersection of Park Street and Salem Street (Route 60). Work on this project will include 
improving the geometrics of the intersection, upgrading of the signalization, and making pedestrian 
improvements. 


Funding Program: Non-Federal Aid 
Air Quality Status: Exempt 
Programming Authority: State Subcommittee 


Federal Funds: 


Changes proposed by this TIP Adjustment: None 
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0 


State Funds: 250,000 
Total Funds: $250,000 





0 


State Funds: 250,000 
Total Funds: $250,000 





Proposed FY 1999 TIP Adjustment 
Highway Program Only 


Medford Park & Ride Spaces at Wellington Station Unknown 


Lease parking spaces at the newly constructed parking garage to be connected to Wellington Station 
(Orange Line) via the people-mover. 


Funding Program: CMAQ 
Air Quality Status: Off-Model 
Programming Authority: State Subcommittee 


Federal Funds: 2,000,000 


State Funds: 500,000 
Total Funds: $2,500,000 





Changes proposed by this TIP Adjustment: None 


Medway & Millis Rte. 109 079800 


Reconstruct Route 109 (Main Street) from Coffee Street in Medway to the intersection of Farm Street and 
Pleasant Street in Millis. 


Funding Program: STP/Boston MPO Earmark 
Air Quality Status: Exempt 
Programming Authority: State Subcommittee 


Federal Funds: 3,360,000 
State Funds: 840,000 
Total Funds: $4,200,000 





Changes proposed by this TIP Adjustment: None 


Middleton & Peabody Boston St. Bridge 601512 
Replace the Boston Street Bridge (M-20-6 = P-3-17) over the Ipswich River. 


Funding Program: Non-Federal Aid Pedepal bunds 0 
Air Quality Status: Exempt 

: ; ; State Funds: 654,000 
Programming Authority: State Subcommittee Toral Punds: $654,000 
Current Condition: Structurally Deficient : : 





Changes proposed by this TIP Adjustment: None 


Milford 1-495 Ramps/Rte. 109 601379 


Install traffic signals and make geometric improvements at the intersection of Route 109 (Medway Street) 
and the Interstate 495 ramps. 


Funding Program: Non-Federal Aid 
Air Quality Status: Exempt 
Programming Authority: State Subcommittee 


Federal Funds: 0 


State Funds: 250,000 
Total Funds: $250,000 





Changes proposed by this TIP Adjustment: Change the funding program from STP?Boston MPO 
Earmark to Non-Federal Aid 
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Proposed FY 1999 TIP Adjustment 
Highway Program Only 


Milton & Quincy I-93 Noise Barriers (Contract # 2) 602120 
Install noise barriers on Interstate 93, Northbound and Southbound. 


Funding Program: Non-Federal Aid 
Air Quality Status: Exempt 
Programming Authority: State Subcommittee 


Federal Funds: 0 


State Funds: 2,503,075 
Total Funds: $2,503,075 





Changes proposed by this TIP Adjustment: None 


Natick Rte. 135 600573 


Reconstruct Route 135 (East Central Street and West Central Street) from the Wellesley town line to the 
Framingham town line. 


Funding Program: Non-Federal Aid 
Air Quality Status: Exempt 
Programming Authority: State Subcommittee 


Federal Funds: 0 
State Funds: 2,500,000 
Total Funds: $2,500,000 





Changes proposed by this TIP Adjustment: None 


Newton Commonwealth Ave., Phase 3 N/A 


Install historic street lighting and landscaping along Commonwealth Avenue from the Boston city line to 
11 feet west of Grant Avenue. 


Funding Program: STP/ Enhancement 
Air Quality Status: Exempt 
Programming Authority: Local Subcommittee 


Federal Funds: 532,937 


Matching Funds: 133,234 
Total Funds: $666,171 





Changes proposed by this TIP Adjustment: Program in the FY 1999 Element (previously carried in 
Appendix A as an eligible enhancement project) 


Newton Newton Nexus N/A 


Fund the third-year operating costs of the Newton Nexus (Intra-City Shuttle). The matching funds 
shown here will be provided by the project sponsor. 


Funding Program: CMAQ 
Air Quality Status: Off-Model 
Programming Authority: Local Subcommittee 


Federal Funds: 140,000 
Matching Funds: 284,000 


Total Funds: $424,000 





Changes proposed by this TIP Adjustment: None 
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Proposed FY 1999 TIP Adjustment 
Highway Program Only 


Newton Rte. 16 (Washington St.) 600894. 


Reconstruct Route 16 (Washington Street) from Route 30 (Commonwealth Avenue) to Interstate 95 (Route 
128). 


Funding Program: Non-Federal Aid 
Air Quality Status: Exempt 
Programming Authority: Local Subcommittee 


Federal Funds: 0 
State Funds: 1,800,000 


Total Funds: $1,800,000 





Changes proposed by this TIP Adjustment: Increase programmed costs from $1,100,000 


Norfolk Miller St. Bridge 602013 
Replace the Miller Street Bridge (N-13-7) over the Mill River. 


Funding Program: Non-Federal Aid 
Air Quality Status: Exempt 
Programming Authority: State Subcommittee 


Federal Funds: 0 
State Funds: 244,578 
Total Funds: $244,578 





Changes proposed by this TIP Adjustment: None 


Quincy Quincy Center Concourse, Phase 1 601942A 
Construct a bridge to carry the Quincy Center Concourse over the MBTA (includes taking an easement). 


Funding Program: Non-Federal Aid 
Air Quality Status: Model 
Programming Authority: State Subcommittee 


Federal Funds: 0 
State Funds: 4,208,300 
Total Funds: $4,208,300 





Changes proposed by this TIP Adjustment: None 


Quincy/MDC Granite Railway N/A 
Acquire a scenic and historic parcel containing the remains of one of the nation’s earliest railways. 


Funding Program: STP/Enhancement 
Air Quality Status: Exempt 
Programming Authority: Local Subcommittee 


Federal Funds: 360,000 
State Funds: 90,000 


Total Funds: $450,000 





Changes proposed by this TIP Adjustment: Program in the FY 1999 Element (previously carried in 
Appendix A as an eligible enhancement project) 
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Proposed FY 1999 TIP Adjustment 
Highway Program Only 


Randolph to Wellesley Rte. 128 Additional Lanes 086920 


Fund bridge design work associated with the addition of two lanes on Route 128, one northbound and one 
southbound. MassHighway proposes to construct these lanes for general-purpose use; however, the project 
is still in environmental review. 


Funding Program: STP/Boston MPO Earmark 
Air Quality Status: Model 
Programming Authority: State Subcommittee 


Federal Funds: 560,000 


State Funds: 140,000 
Total Funds: $700,000 





Changes proposed by this TIP Adjustment: None 


Revere Rte. 1 (C-1 Tide Gates) 602066 
Replace the C-1 Tide Gates and stop-logs on Route 1 where the town line brook flows into the Pines River. 


Funding Program: Non-Federal Aid 
Air Quality Status: Exempt 
Programming Authority: State Subcommittee 


Federal Funds: 0 
State Funds: 416,060 
Total Funds: $416,060 





Changes proposed by this TIP Adjustment: None 


Revere Rte. 107 (Broadway) 601088 


Install a closed loop signal upgrade at seven locations along Route 107 (Broadway) from Fenno Street to 
Revere Street. 


Funding Program: STP/Boston MPO Earmark 
Air Quality Status: Exempt 
Programming Authority: Local Subcommittee 


Federal Funds: 241,626 


State Funds: 60,406 
Total Funds: $302,032 





Changes proposed by this TIP Adjustment: Change the funding category from Non-Federal Aid to 
STP/Boston MPO Earmark 


Rockland Intersection Improvements at 4 Locations 601687 


Reconstruct the intersection of: Webster Street and East Water Street; Webster Street and Hingham 
Street; Plain Street and West Water Street; and Summer Street and Beech Street and Spring Street. 


Funding Program: Non-Federal Aid 
Air Quality Status: Exempt 
Programming Authority: Local Subcommittee 


Federal Funds: 0 


State Funds: 1,231,903 
Total Funds: $1,231,903 





Changes proposed by this TIP Adjustment: None 
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Proposed FY 1999 TIP Adjustment 
Highway Program Only 


Saugus Walnut St. 180529 


Reconstruct Walnut Street from Route 1 to the Lynn city line. Includes the narrowing of the roadway and 
the installation of a sidewalk; the installation or upgrading of traffic signals; and the improvement of 
drainage. This is part of a three-phase project to address safety issues at the state’s worst accident 
location. 


Funding Program: STP/Safety 
Air Quality Status: Exempt 
Programming Authority: Local Subcommittee 


Federal Funds: 1,558,400 
State Funds: 389,600 


Total Funds: $1,948,000 





Changes proposed by this TIP Adjustment: Change the funding category from Non-Federal Aid to 
STP/Safety 


Statewide Bridge Decks, Bridge Painting & Bridge Dams N/A 


This funding is for the Statewide Infrastructure Program, and is listed here for informational purposes. 
Some or all of these funds may, or may not, be spent in the Boston Region. 


Funding Program: Bridge (On-System) 
Air Quality Status: Exempt 
Programming Authority: State Subcommittee 


Federal Funds: 2,000,000 


State Funds: 500,000 
Total Funds: $2,500,000 





Changes proposed by this TIP Adjustment: None 


Statewide Design and Right-of-Way N/A 


This funding is for the Statewide Design and Right-of-Way Program, and is listed here for informational 
purposes. Some or all of these funds may, or may not, be spent in the Boston Region. 


Funding Program: STP /Statewide 
Air Quality Status: Exempt 
Programming Authority: State Subcommittee 


Federal Funds: 3,200,000 
State Funds: 800,000 
Total Funds: $4,000,000 





Changes proposed by this TIP Adjustment: None 


Statewide Enhancement Projects, To Be Determined N/A 


This funding is for the Statewide Enhancement Program, and is listed here for informational purposes. 
Some or all of these funds may, or may not, be spent in the Boston Region. 


Funding Program: STP/Enhancement 
Air Quality Status: Exempt 
Programming Authority: State Subcommittee 


Federal Funds: 1,500,000 
State Funds: 375,000 


Total Funds: $1,875,000 





Changes proposed by this TIP Adjustment: None 
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Proposed FY 1999 TIP Adjustment 
Highway Program Only 


Statewide Infrastructure Improvements (Signs, Lighting, Etc.) N/A 


This funding is for the Statewide Infrastructure Program, and is listed here for informational purposes. 
Some or all of these funds may, or may not, be spent in the Boston Region. 


Funding Program: STP /Safety 
Air Quality Status: Exempt 
Programming Authority: State Subcommittee 


Federal Funds: 1,800,000 


State Funds: 450,000 
Total Funds: $2,250,000 





Changes proposed by this TIP Adjustment: None 


Statewide Interstate Maintenance Program N/A 


This funding is for the Statewide Interstate Maintenance Program, and is listed here for informational 
purposes. Some or all of these funds may, or may not, be spent in the Boston Region. 


Funding Program: Interstate Maintenance 
Air Quality Status: Exempt 
Programming Authority: State Subcommittee 


Federal Funds: 9,000,000 
State Funds: 1,000,000 
Total Funds: $10,000,000 





Changes proposed by this TIP Adjustment: None 


Statewide Railroad Grade Crossing Improvements N/A 


This funding is for the Statewide Infrastructure Program, and is listed here for informational purposes. 
Some or all of these funds may, or may not, be spent in the Boston Region. 


Funding Program: STP/Safety 
Air Quality Status: Exempt 
Programming Authority: State Subcommittee 


Federal Funds: 800,000 
State Funds: 200,000 
Total Funds: $1,000,000 





Changes proposed by this TIP Adjustment: None 


Statewide Transportation Demand Management N/A 


This funding is for the Statewide TDM Program, and is listed here for informational purposes. Some or 
all of these funds may, or may not, be spent in the Boston Region. 


Funding Program: CMAQ 
Air Quality Status: Off-Model 
Programming Authority: State Subcommittee 


Federal Funds: 1,440,000 
State Funds: 360,000 


Total Funds: $1,800,000 





Changes proposed by this TIP Adjustment: None 
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Statewide 


Proposed FY 1999 TIP Adjustment 
Highway Program Only 


Vehicle Inspection & Maintenance Program 


N/A 


This funding is for the Statewide Vehicle Inspection and Maintenance Program, and is listed here for 
informational purposes. Some or all of these funds may, or may not, be spent in the Boston Region. 


Funding Program: 
Air Quality Status: 


Programming Authority: State Subcommittee 


CMAQ 
Model 


Changes proposed by this TIP Adjustment: None 


Stoneham 


Rte. 28 


Reconstruct Route 28 from Marble Street to South Street. 


Funding Program: 
Air Quality Status: 


Programming Authority: State Subcommittee 


Non-Federal Aid 
Exempt 


Changes proposed by this TIP Adjustment: None 


Sudbury 


Rte. 20 (Boston Post Rd.)-Nobscot Rd. 








Federal Funds: 


800,000 
200,000 
$1,000,000 


State Funds: 
Total Funds: 


131511 


Federal Funds: 0 
State Funds: 1,500,000 
Total Funds: $1,500,000 


601578 


Make geometric improvements and upgrade the signalization at the intersection of Route 20 (Boston Post 


Road) and Nobscot Road. 


Funding Program: 
Air Quality Status: 


Programming Authority: State Subcommittee 


Non-Federal Aid 
Exempt 


Changes proposed by this TIP Adjustment: None 


Wakefield 


I-95 Noise Barriers 


Construct noise barriers along Interstate 95 in Wakefield. 


Funding Program: 
Air Quality Status: 


Programming Authority: State Subcommittee 


Non-Federal Aid 
Exempt 


Changes proposed by this TIP Adjustment: None 
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Federal Funds: 0 
State Funds: 180,000 
Total Funds: $180,000 


602851 


Federal Funds: 0 
3,100,000 
$3,100,000 


State Funds: 
Total Funds: 


Proposed FY 1999 TIP Adjustment 
Highway Program Only 


Waltham Downtown Riverwalk N/A 
Construct a riverwalk and pedestrian plaza along the Charles River in downtown Waltham. 


Funding Program: STP/Enhancement 
Air Quality Status: Exempt 
Programming Authority: Local Subcommittee 


Federal Funds: 596,000 


State Funds: 149,000 
Total Funds: $745,000 





Changes proposed by this TIP Adjustment: Program in the FY 1999 Element (previously carried in 
Appendix A as an eligible enhancement project) 


Waltham & Weston South St. (River Rd.) Bridge 130375 
Replace the South Street (River Road) Bridge (W-4-8 = W-29-69) over Stony Brook. 
Funding Program: Non-Federal Aid 





Air Quality Status: Exempt Federal Eanes: y 
: ' ; State Funds: 1,165,728 

Programming Authority: State Subcommittee Total Bands: $1,165,728 

Current Condition: Structurally Deficient ; eal 


Changes proposed by this TIP Adjustment: None 


Wellesley Rte. 9 (Worcester St.) 602616 
Reconstruct Route 9 (Worcester Street) from Willow Street to the Interstate 95 / Route 128 northbound 
on-ramp. 


Funding Program: Non-Federal Aid 
Air Quality Status: Model 
Programming Authority: State Subcommittee 


Federal Funds: 0 
State Funds: 1,500,000 
Total Funds: $1,500,000 





Changes proposed by this TIP Adjustment: None 


Wellesley Woodlawn Ave. Bridge 601665 
Reconstruct the Woodlawn Avenue Bridge (W-13-5) over Conrail and the MBTA. 





Funding Program: Non-Federal Aid Radeeal anae: 0 
Air Quality Status: Exempt 

‘ : . State Funds: 688,000 
Programming Authority: State Subcommittee Total Punds: $688,000 
Current Condition: Structurally Deficient : ’ 


Changes proposed by this TIP Adjustment: None 
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Proposed FY 1999 TIP Adjustment 
Highway Program Only 


Westwood Oak, Pond & Winter Sts. 601241 


Resurface and install sidewalks along Oak Street from Pond Street to Locust Drive; Pond Street from 
Church Street to Clapboardtree Street; and Winter Street from Clapboardtree Street to the Norwood 
town line. 


Funding Program: Non-Federal Aid 
Air Quality Status: Exempt 
Programming Authority: Local Subcommittee 


Federal Funds: 0 


State Funds: 1,600,000 
Total Funds: $1,600,000 





Changes proposed by this TIP Adjustment: Reduce programmed costs from $2,100,000 


Westwood RailLink 2 Shuttle N/A 


Fund the third-year operating costs of the RailLink II Shuttle. The matching funds shown here will be 
provided by the project sponsor. 


Funding Program: CMAQ 
Air Quality Status: Off-Model 
Programming Authority: Local Subcommittee 


Federal Funds: 70,000 
State Funds: 69,600 
Total Funds: $139,600 





Changes proposed by this TIP Adjustment: None 


Weymouth Columbian St. Bridge 015860 


Reconstruct the Columbian Street Bridge (W-32-9) over the Bay Colony Railroad, and perform related 
work. 





Funding Program: Non-Federal Aid Baneeal wands: 0 
Air Quality Status: Exempt 

: . d State Funds: 1,894,267 
Programming Authority: State Subcommittee Tora Hand és: $1,894,267 
Current Condition: Structurally Deficient : cae 


Changes proposed by this TIP Adjustment: None 


Weymouth Rte. 18 (Main St.)-Winter St. 601843 
Make safety improvements at the intersection of Route 18 (Main Street) and Winter Street. 


Funding Program: Non-Federal Aid 
Air Quality Status: Exempt 
Programming Authority: Local Subcommittee 


Federal Funds: 0 


State Funds: 451,113 
Total Funds: $451,113 





Changes proposed by this TIP Adjustment: None 
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